AGENCY USE ONLY 
WASHINGTON STATE 05 Ату Corps | Date received: 2/1/2022 edoc 
келен Verified Section 401 


Joint Aquatic Resources Permit 
Application (JARPA) Form"? һер 


USE BLACK OR BLUE INK TO ENTER ANSWERS IN THE WHITE SPACES BELOW. 


! Agency reference #: | 
| Tax Parcel #(s): 


———————————— —— —— — n 


Part 1-Project Identification 


1. Project Name (A name for your project that you create. Examples: Smith’s Dock or Seabrook Lane Development) [help 


Scriber Creek Trail Improvements Phase 2 


Part 2—Applicant 


The person and/or organization responsible for the project. [help] 


2a. Name (Last, First, Middle) 


Thompson, Monica Lynn 


2b. Organization (If applicable) 


City of Lynnwood Parks, Recreation & Cultural Arts Department 


2c. Mailing Address (Street or PO Box) 
19100 44^ Ave W 


2d. City, State, Zip 


Lynnwood, WA 98036 
2e. Phone (1) 2f. Phone (2) 2g. Fax 2h. E-mail 


425-670-5567 425-670-5732 mthompson@Lynnwoodwa.gov 


' Additional forms may be required for the following permits: 
e |f your project may qualify for Department of the Army authorization through a Regional General Permit (RGP), contact the U.S. Army Corps of 
Engineers for application information (206) 764-3495. 
e Not all cities and counties accept the JARPA for their local Shoreline permits. If you need a Shoreline permit, contact the appropriate city or county 
government to make sure they accept the JARPA. 


?To access an online JARPA form with [help] screens, go to 
http://www.epermitting.wa.gov/site/alias | resourcecenter/jarpa jarpa form/9984/jarpa form.aspx. 


For other help, contact the Governor's Office for Regulatory Innovation and Assistance at (800) 917-0043 or help@oria.wa.gov. 


ORIA-revised 02/2020 Page 1 of 17 


Part 3-Authorized Agent or Contact 


Person authorized to represent the applicant about the project. (Note: Authorized agent(s) must sign 11b of this 
application.) [help] 


3a. Name (Last, First, Middle) 


Merrill, Adam 


3b. Organization (If applicable) 


Parametrix 


3c. Mailing Address (Street or PO Box) 
60 Washington Ave #390 


3d. City, State, Zip 
Bremerton, WA 98337 
3e. Phone (1) 3f. Phone (2) 3g. Fax 3h. E-mail 


206-838-3993 206-910-8701 amerrill@parametrix.com 


Part 4-Property Owner(s) 


Contact information for people or organizations owning the property(ies) where the project will occur. Consider both 
upland and aquatic ownership because the upland owners may not own the adjacent aquatic land. [help] 


Same as applicant. (Skip to Part 5.) 


Repair or maintenance activities on existing rights-of-way or easements. (Skip to Part 5.) 


(4 There are multiple upland property owners. Complete the section below апа fill out JARPA Attachment A for 
each additional property owner. 


Your project is on Department of Natural Resources (DNR)-managed aquatic lands. If you don’t know, contact 
the DNR at (360) 902-1100 to determine aquatic land ownership. If yes, complete JARPA Attachment E to 
apply for the Aquatic Use Authorization. 


4a. Name (Last, First, Middle) 


See Attachment A 


4b. Organization (If applicable) 


4c. Mailing Address (Street or PO Box) 


4d. City, State, Zip 


4e. Phone (1) 4f. Phone (2) Ag. Fax 4h. E-mail 
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Part 5-Project Location(s) 


Identifying information about the property or properties where the project will occur. [help] 


Attachment B for each additional project location. 


ГІ There are multiple project locations (e.g. linear projects). Complete the section below and use JARPA 


5a. Indicate the type of ownership of the property. (Check all that apply.) [help] 


X Private 


Federal 


М | 


Publicly owned (state, county, city, special districts like schools, ports, etc.) 
[] Tribal 


Department of Natural Resources (DNR) — managed aquatic lands (Complete JARPA Attachment E) 


5b. Street Address (Cannot be a PO Box. If there is no address, provide other location information in 5p.) [help 


See 5p 


5c. City, State, Zip (If the project is not in a city or town, provide the name of the nearest city or town.) [help 


Lynnwood, WA 98036 


5d. County [help] 


Snohomish 


Бе. Provide the section, township, and range for the project location. [help] 


Ya Section Section Township Range 


NW & NE 21 27 North 4 East 


5f. Provide the latitude and longitude of the project location. [help] 
е Example: 47.03922 М lat. / -122.89142 W long. (Use decimal degrees - NAD 83) 


Northern terminus: 47.81777 / -122.30330 Southern terminus: 47.81562 / -122.29857 


5g. List the tax parcel number(s) for the project location. [help] 


e The local county assessor's office can provide this information. 


00608400300106, 00608400300104, 00608400300101, 00608400400301, 00608400400302 


5h. Contact information for all adjoining property owners. (If you need more space, use JARPA Attachment C.) [help] 
Name Mailing Address Tax Parcel # (if known) 


See Attachment C 
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5i. List all wetlands on or adjacent to the project location. [help] 


The project is adjacent to, and traverses, the Scriber Creek wetland complex (Wetlands A and B). The project is 
also adjacent to Sprague’s Pond (Wetland C). See the attached Critical Areas Report for details. 


5j. List all waterbodies (other than wetlands) on or adjacent to the project location. [help] 


The project is adjacent to, and traverses, Scriber Creek. See the attached Critical Areas Report for details. 


5k. Is any part of the project area within a 100-year floodplain? [help] 


Yes No Don’t know 


БІ. Briefly describe the vegetation and habitat conditions on the property. [help] 


The southern half of the proposed trail alignment passes through Scriber Creek Park, which contains Scriber 
Creek, undeveloped wetland habitat (Scriber Creek wetland complex [Wetland B], and developed park facilities. 
Wetland B contains forested, scrub-shrub, emergent, and aquatic habitats and associated vegetation. The park 
facilities consist of mowed lawn areas, shrub and forest landscaping, a parking lot, and the existing Scriber 
Creek Trail. 


The northern half of the proposed trail alignment crosses Cedar Valley Road heading north, then traverses east- 
west along the south side of 200^ St SW on the existing sidewalk. Sprague's Pond (Wetland C) borders the 
alignment to the south. The majority of the wetland is permanently ponded, with a narrow shrub buffer along its 
northern edge. The very northern end of the alignment lies within existing upland grass habitat, just west of 
Wetland A. Wetland A is undeveloped, and is a component of the larger Scriber Creek wetland complex. 


5m. Describe how the property is currently used. [help] 


As stated above, the southern half of the proposed trail alignment is located within a public park, and the 
northern half is located within a developed public road right of way. The northern end of the alignment is located 
just east of the existing Scriber Creek Trail. 


5n. Describe how the adjacent properties are currently used. [help] 


Scriber Creek Park is used by the public for recreational purposes, such as walking, picnicking, and 
birdwatching. To the north, 200^ St SW is a developed roadway with sidewalks. 


5o. Describe the structures (above and below ground) on the property, including their purpose(s) and current 
condition. [help] 


With the exception of the existing trail and roadways, there are no existing structures along the proposed trail 
alignment. 


5p. Provide driving directions from the closest highway to the project location, and attach a map. [help] 
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From 1-5 northbound, take exit 179 (220" St. SW). Turn right onto 220^ St SW, then left onto 5274 Ave E. 
Continue onto Cedar Valley Rd for 0.2 mile, then turn right into Scriber Creek Park. 


Part 6-Project Description 


6a. Briefly summarize the overall project. You can provide more detail in 6b. [help] 


The City of Lynnwood, Washington is proposing to make critical upgrades to an existing shared-use path from 
the Lynnwood Transit Center to Wilcox Park. These upgrades comprise Phase 2 and Phase 3 of a 
three-phase improvement plan. Phase 1, which connects Phase 2 to the Interurban Trail, has been designed, 
permitted, and is under construction as part of Sound Transit’s Lynnwood Link Extension project. 


The City is currently working to design and permit Phase 2 of the project; Phase 3 will be permitted later as a 
separate action. The Phase 2 segment extends from the southwestern corner of the Transit Center to 
approximately 100 feet north of 200th Street SW, just north of Sprague’s Pond Mini Park. 


6b. Describe the purpose of the project and why you want or need to perform it. [help] 


The existing trail is in poor condition and has several barriers to users. The trail is at-grade and narrow (4-8’), 
with a variety of surfaces. The current alignment includes sharp 90 degree turns that make it difficult for 
cyclists to navigate safely while sharing with pedestrians. The trail has also experienced damage caused by 
flooding, soil settlement, and tree root heaving. Furthermore, many choose not to use the existing trail to 
commute because it is in a highly developed, automobile-oriented area that experiences high traffic 
congestion, volumes, and collisions. 


The proposed trail improvements will function to reduce and solve the problems stated above by increasing 
the width of the trail to 10-12 feet with 2 foot shoulders, elevating the trail along boardwalk to alleviate trail 
flooding, and re-aligning the trail to allow for a wider turn radius. When crossing Scriber Creek and the 
associated wetland complex, boardwalk decking will be constructed using pervious fiberglass grating 
(fibergrate), which will allow filtered sunlight and precipitation to reach the ground. 


Overall, the project will improve public access to and enjoyment of public parklands and will provide a 
nonmotorized transportation alternative for accessing the Lynnwood Transit Center and future light rail station. 


6c. Indicate the project category. (Check all that apply) [help] 


Commercial Residential Institutional Transportation Recreational 


C] Maintenance Environmental Enhancement 


6d. Indicate the major elements of your project. (Check all that apply) [help] 
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к 


Aquaculture 

Bank Stabilization 
Boat House 

Boat Launch 
Boat Lift 

Bridge 


[] Bulkhead 
L] Buoy 


Channel Modification 


Culvert 

Dam / Weir 

Dike / Levee / Jetty 
Ditch 

Dock / Pier 
Dredging 

Fence 

Ferry Terminal 


Fishway 


к 


Float 

Floating Home 
Geotechnical Survey 
Land Clearing 


Marina / Moorage 


L Mining 
[] Outfall Structure 
П Piling/Dolphin 


Raft 


ГІ Retaining Wall 


(upland) 
Road 


Scientific 
Measurement Device 


[] Stairs 
[] Stormwater facility 
L Swimming Pool 


ГІ Utility Line 


к 


Other: Trail 
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6e. Describe how you plan to construct each project element checked in 6d. Include specific construction 
methods and equipment to be used. [help] 


e Identify where each element will occur in relation to the nearest waterbody. 
e Indicate which activities are within the 100-year floodplain. 


Elevated Trail 


The southern approximately one-quarter of the proposed trail alignment (approximately 580 linear feet) 
crosses Scriber Creek and the associated wetland complex (Wetland B). This trail segment will be an 
approximately 16-feet-wide elevated structure supported on pin piles, installed using vibratory equipment. No 
piles will be installed within the active stream channel of Scriber Creek. The surface of the boardwalk will 
consist of fibergrate that will allow sunlight and precipitation to reach the ground. Existing wetland vegetation 
(primarily shrubs) under and directly adjacent to the trail footprint will be permanently cleared, and an 
approximately 20-feet-wide strip south of the trail will be temporarily cleared for construction access. Standard 
construction equipment and methods will be used to construct the trail, and equipment mats will be used for 
equipment to access wetland areas. After construction, the temporarily disturbed wetland areas will be 
replanted with native shrubs, and the wetland areas underneath the boardwalk will be planted with native 
emergent vegetation suited to low light conditions. 


The elevated trail will be constructed within the 100-year floodplain. However, the bottom elevation of the 
boardwalk will be set at a minimum 3 feet above the Base Flood Elevation. See the attached Critical Areas 
Report for details. 


At-Grade Trails 


The at-grade portions of the Scriber Creek Trail within Scriber Creek Park will consist of 12-foot-wide paved 
surfaces, with 2-foot-wide shoulders. The at-grade trail will generally follow the alignment of the existing trail. 
An existing gravel trail (the ‘Boy Scout Trail’) east of the Scriber Creek Trail will widened slightly to provide 
improved wildlife viewing access to a ponded area of Wetland B. The trails will be constructed using standard 
construction equipment and methods. The central portion of the existing Boy Scout Trail, which parallels the 
pond, will be removed and reestablished as wetland habitat (see below). 


Wetland Reestablishment and Buffer Enhancement 


The existing at-grade trail within Wetland B will removed, along with a portion of the Boy Scout Trail that 
parallels the western edge of the Wetland B pond. The trail surfaces will be excavated down to a depth of 1 to 
2 feet and replaced with topsoil at a similar elevation to the adjacent wetland. Standard construction 
equipment and methods will be used to excavate the trail surface. The reestablished wetland areas will be 
replanted with native tree, shrub, and emergent species. Additionally, several areas of degraded Wetland B 
buffer will be enhanced with native trees and shrubs. See the attached Mitigation Plan for details. 


6f. What are the anticipated start and end dates for project construction? (Month/Year) [help] 


e If the project will be constructed in phases or stages, use JARPA Attachment D to list the start and end dates of each phase 
or stage. 


Start Date: May 2022 End Date: May 2023 See JARPA Attachment D 


6g. Fair market value of the project, including materials, labor, machine rentals, etc. [help] 


$6,000,000 


6h. Will any portion of the project receive federal funding? [help] 
e |ғуеѕ, list each agency providing funds. 


Yes No Don't know Federal Highways Administration 


Part 7-Wetlands: Impacts and Mitigation 
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C] Check here if there are wetlands or wetland buffers on or adjacent to the project area. 
(If there are none, skip to Part 8.) [help] 


7a. Describe how the project has been designed to avoid and minimize adverse impacts to wetlands. [help] 


Not applicable 


The project has been designed to avoid the placement of fill materials within wetlands. Direct impacts to 
Wetlands A and C will be completely avoided. The existing at-grade trail within/adjacent to Wetland B/Scriber 
Creek will be removed and replaced with a fibergrate boardwalk supported by pin piles, thus increasing total 
wetland area and restoring hydrologic connectivity to the portion of Wetland B within the project area. 
Temporary disturbance of Wetland B will be limited to the minimum necessary to construct the boardwalk. 
Following project construction, all temporarily disturbed wetland areas will be restored. 


7b. Will the project impact wetlands? [help] 


Yes No Don’t know 


Тс. Will the project impact wetland buffers? [help] 


Yes No Don't know 


7d. Has a wetland delineation report been prepared? [help] 
e If Yes, submit the report, including data sheets, with the JARPA package. 


X Yes ПШ No 


Te. Have the wetlands been rated using the Western Washington or Eastern Washington Wetland Rating 
System? [help] 
e If Yes, submit the wetland rating forms and figures with the JARPA package. 


Yes O No Don't know 


Tf. Have you prepared a mitigation plan to compensate for any adverse impacts to wetlands? [help] 
e If Yes, submit the plan with the JARPA package and answer 79. 
e If No, or Not applicable, explain below why a mitigation plan should not be required. 


Yes No Don't know 


7g. Summarize what the mitigation plan is meant to accomplish, and describe how a watershed approach was 
used to design the plan. [help] 
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As described in Section 7a, the project has been designated to avoid and minimize wetland impacts and will 
avoid the placement of fill material within wetlands. By converting an existing at-grade trail through Wetland B 
and across Scriber Creek to an elevated structure, the project will result in a net gain in wetland area and 
riparian habitat. All portions of the existing Scriber Creek Trail within/adjacent to Wetland B will be removed 
and reestablished as wetland habitat, along with the central portion of another trail (the ‘Boy Scout Trail’) 
within Wetland B. 


The new elevated trail will be wider than the existing trail and will be re-aligned in some locations to allow for 
wider turns. Existing scrub-shrub and forested wetland habitat in these areas will be permanently removed and 
replaced with native emergent vegetation suited to low light conditions. Temporarily impacted wetland areas 
will be restored post-construction and planted with native woody species. 


The project will result in permanent impacts to the buffers of Wetlands A, B, and C. In accordance with City 
code, these impacts will be mitigated by enhancing existing, degraded buffer of Wetland B in Scriber Creek 
Park. Buffer enhancement will include invasive plant removal and underplanting in existing forest buffer, along 
with restoring buffer areas that currently consist of mowed grass. 


The project used a watershed approach by conducting mitigation activities as close as possible to the project 
impacts, within the same watershed. The mitigation areas are connected to adjacent high value and regionally 
significant wetland, stream, and riparian habitats (the Scriber Creek wetland complex). 


7h. Use the table below to list the type and rating of each wetland impacted, the extent and duration of the 
impact, and the type and amount of mitigation proposed. Or if you are submitting a mitigation plan with a 
similar table, you can state (below) where we can find this information in the plan. [help] 


Activity (fill, Wetland | Wetland type | Impact area | Duration of Proposed Wetland 
drain, Мате! and rating impact? mitigation type* | mitigation 
excavate, category” area (sq. ft. 


flood, etc.) 


or acres) 


Reestablishment 
New structure/ (R) NAG oy 
vegetation Wetland B | 7,801 SF Permanent 
conversion On-site | 7,801 SF 
Restoration 
Clearing Wetland B | ur Mal ӘП оте. 7,019 SF 
year Restoration 


! [f no official name for the wetland exists, create a unique name (such as “Wetland 1"). The name should be consistent with other project documents, 
such as a wetland delineation report. 
? Ecology wetland category based on current Western Washington or Eastern Washington Wetland Rating System. Provide the wetland rating forms 
with the JARPA package. 
3 Indicate the days, months or years the wetland will be measurably impacted by the activity. Enter "permanent" if applicable. 
^ Creation (С), Re-establishment/Rehabilitation (R), Enhancement (E), Preservation (P), Mitigation Bank/In-lieu fee (B) 


Page number(s) for similar information in the mitigation plan, if available: 3-3 


Ti. For all filling activities identified in 7h, describe the source and nature of the fill material, the amount in 
cubic yards that will be used, and how and where it will be placed into the wetland. [help] 


This project does not include wetland fill. 


7j. For all excavating activities identified in 7h, describe the excavation method, type and amount of material in 
cubic yards you will remove, and where the material will be disposed. [help] 
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No excavation will occur within wetlands. 


Part 8-Waterbodies (other than wetlands): Impacts and Mitigation 
In Part 8, “waterbodies” refers to non-wetland waterbodies. (See Part 7 for information related to wetlands.) [help] 


(4 Check here if there are waterbodies on or adjacent to the project area. (If there are none, skip to Part 9.) 


8a. Describe how the project is designed to avoid and minimize adverse impacts to the aquatic environment. 
[help] 


ГІ Not applicable 


As detailed in the attached Critical Areas Report, the ordinary high water line (OHWL) of Scriber Creek 
coincides with the delineated boundary of Wetland B. See 7a for avoidance and minimization measures for 


Wetland B/Scriber Creek. The project will avoid the placement of structures within the active channel of 
Scriber Creek. 


8b. Will your project impact a waterbody or the area around a waterbody? [help] 


Yes No 
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8c. Have you prepared a mitigation plan to compensate for the project’s adverse impacts to non-wetland 
waterbodies? [help] 


e If Yes, submit the plan with the JARPA package and answer 8d. 
e If No, or Not applicable, explain below why a mitigation plan should not be required. 


Yes О Мо О Don't know 


8d. Summarize what the mitigation plan is meant to accomplish. Describe how a watershed approach was 
used to design the plan. 


e If you already completed 7g you do not need to restate your answer here. [help 
See 7g for mitigation measures to occur within Wetland B/Scriber Creek. The existing wooden bridge over the 


active channel of Scriber Creek will be removed and replaced with the elevated fibergrate boardwalk 
structure. See the attached Mitigation Plan for details. 


8e. Summarize impact(s) to each waterbody in the table below. [help] 


Activity (clear, Waterbody Impact Duration Amount of material Area (sq. ft. or 
dredge, fill, pile name’ location? | of impact? | (cubic yards) to be linear ft.) of 
drive, etc.) placed in or removed waterbody 


from_waterbody directly affected 
See 7h. The OHWL of Scriber Creek coincides with the delineated boundary of Wetland B. 


! [f no official name for the waterbody exists, create a unique name (such as “Stream 1”) The name should be consistent with other documents 
provided. 

? Indicate whether the impact will occur in or adjacent to the waterbody. If adjacent, provide the distance between the impact and the waterbody and 
indicate whether the impact will occur within the 100-year flood plain. 

3 Indicate the days, months or years the waterbody will be measurably impacted by the work. Enter “permanent” if applicable. 


8f. For all activities identified in 8e, describe the source and nature of the fill material, amount (in cubic yards) 
you will use, and how and where it will be placed into the waterbody. [help] 


No fill will be placed below the OHWL of Scriber Creek. 


8g. For all excavating or dredging activities identified in 8e, describe the method for excavating or dredging, 
type and amount of material you will remove, and where the material will be disposed. [help] 
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No excavation will occur within streams. 


Part 9—Additional Information 


Any additional information you can provide helps the reviewer(s) understand your project. Complete as much of 
this section as you can. It is ok if you cannot answer a question. 


9а. If you have already worked with any government agencies on this project, list them below. [help] 


Agency Name Contact Name Phone Most Recent 
Date of Contact 

U.S. Army Corps of Kelly Werdick 206-764-6883 9/30/2020 
Engineers 
U.S. Army Corps of Jenae Churchill 206-764-5527 9/30/2020 
Engineers 
Washington Miles Penk 425-677-1297 11/4/2020 
Department of Fish and 
Wildlife 
Washington State Doug Gresham 425-429-1846 11/4/2020 
Department of Ecology 


9b. Are any of the wetlands or waterbodies identified in Part 7 or Part 8 of this JARPA on the Washington 
Department of Ecology’s 303(d) List? [help] 


е If Yes, list the parameter(s) below. 


e If you don't know, use Washington Department of Ecology's Water Quality Assessment tools at: https://ecology.wa.gov/Water- 
Shorelines/Water-quality/Water-improvement/Assessment-of-state-waters-303d. 


Yes No 


Scriber Creek is listed for the bioassessment parameter. 


9c. What U.S. Geological Survey Hydrological Unit Code (HUC) is the project in? [help] 
е (бо їо http://cfpub.epa.gov/surf/locate/index.cfm to help identify the HUC. 


HUC 17110012 — Lake Washington 


9d. What Water Resource Inventory Area Number (WRIA #) is the project in? [help] 
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e (бо їо https://ecology.wa.gov/Water-Shorelines/Water-supply/Water-availability/Watershed-look-up to find the WRIA Ж. 


WRIA 8 — Cedar — Sammamish Watershed 


де. Will the in-water construction work comply with the State of Washington water quality standards for 
turbidity? [help] 


е (бо їо https://ecology.wa.gov/Water-Shorelines/Water-quality/Freshwater/Surface-water-quality-standards/Criteria for the 
standards. 


Yes О М О Not applicable 


9f. If the project is within the jurisdiction of the Shoreline Management Act, what is the local shoreline 
environment designation? [help] 


e If you don’t know, contact the local planning department. 


e For more information, go to: https://ecology.wa.gov/Water-Shorelines/Shoreline-coastal-management/Shoreline-coastal- 
planning/Shoreline-laws-rules-and-cases. 


Urban Natural Aquatic Conservancy Other: 


9g. What is the Washington Department of Natural Resources Water Type? [help] 
e Goto http://www.dnr.wa.gov/forest-practices-water-typing for the Forest Practices Water Typing System. 


[] Shoreline Fish Non-Fish Perennial (О Non-Fish Seasonal 


9h. Will this project be designed to meet the Washington Department of Ecology's most current stormwater 
manual? [help] 


e If No, provide the name of the manual your project is designed to meet. 


Yes No 


Name of manual: 2019 Stormwater Management Manual for Western Washington 


9i. Does the project site have known contaminated sediment? [help] 


e |f Yes, please describe below. 


[] Yes No 


No known contaminated sediment occurs in the project site. 


9j. If you know what the property was used for in the past, describe below. [help] 


Scriber Creek Park was acquired by the City of Lynnwood in 1991. Prior to this time, the park area was largely 
undeveloped. Cedar Valley Road and 200" Street SW апа 200^ St SW have been established transportation 
corridors for over 50 years. 


9k. Has a cultural resource (archaeological) survey been performed on the project area? [help] 
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e If Yes, attach it to your JARPA package. 


Yes 
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91. Name each species listed under the federal Endangered Species Act that occurs іп the vicinity of the 
project area or might be affected by the proposed work. [help] 


The City of Lynnwood submitted a biological assessment "no effect letter" to the Federal Transit Administration 
(the federal Action Agency) in October 2020. The table below identifies species addressed in that biological 
assessment. See the attached no effect letter for details. 


Designated Critical Habitat in 
Species ESA Listing Status Action Area 


Chinook salmon (Oncorhynchus tshawytscha), Puget Sound Threatened No 
evolutionarily significant unit 


Steelhead trout (Oncorhynchus mykiss), Puget Sound distinct Threatened No 
population segment 

Bull trout (Salvelinus confluentus) Threatened No 

Marbled murrelet (Brachyramphus marmoratus) Threatened No 

Streaked horned lark (Eremophila alpestris strigata) Threatened No 

Yellow-billed cuckoo (Coccyzus americanus) Threatened No 

Gray wolf (Canis lupus) Proposed endangered No 


9m. Name each species or habitat on the Washington Department of Fish and Wildlife's Priority Habitats and 
Species List that might be affected by the proposed work. [help] 


The Washington Department of Fish and Wildlife Priority Habitats and Species (PHS) database identifies the 
following habitats and species in the vicinity of the Project area: 


PHS Species 
e Resident coastal cutthroat trout (О. clarki clarki) — upstream and downstream of the project area 


PHS Habitat 


e Freshwater Forested Wetland 
e Freshwater Shrub Wetland 


Part 10- SEPA Compliance and Permits 

Use the resources and checklist below to identify the permits you are applying for. 
e Online Project Questionnaire at http://apps.oria.wa.gov/opas/. 
e Governor's Office for Regulatory Innovation and Assistance at (800) 917-0043 or help@oria.wa.gov. 
е For alist of addresses to send your JARPA to, click on agency addresses for completed JARPA. 


10a. Compliance with the State Environmental Policy Act (SEPA). (Check all that apply.) [help] 
e For more information about SEPA, go to Error! Hyperlink reference not valid.https://ecology.wa.gov/regulations- 
permits/SEPA-environmental-review. 


ГТ A copy of the SEPA determination or letter of exemption is included with this application. 
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У A SEPA determination is pending with _ City of Lynnwood (lead agency). The expected 
decision date is — April 2021 | 


C] I am applying for a Fish Habitat Enhancement Exemption. (Check the box below іп 10b.) [help] 


[.] This project is exempt (choose type of exemption below). 


Categorical Exemption. Under what section of the SEPA administrative code (WAC) is it exempt? 


Other: 


ГІ SEPA is pre-empted by federal law. 


10b. Indicate the permits you are applying for. (Check all that apply.) [help] 


LOCAL GOVERNMENT 


Local Government Shoreline permits: 


Substantial Development Conditional Use Variance 


Shoreline Exemption Type (explain): 


Other City/County permits: 


Floodplain Development Permit Critical Areas Ordinance 


STATE GOVERNMENT 


Washington Department of Fish and Wildlife: 


Hydraulic Project Approval (HPA) Fish Habitat Enhancement Exemption — Attach Exemption Form 


Washington Department of Natural Resources: 


Aquatic Use Authorization 
Complete JARPA Attachment E and submit a check for $25 payable to the Washington Department of Natural Resources. 
Do not send cash. 


Washington Department of Ecology: 
П Section 401 Water Quality Certification Non-Federally Regulated Waters 


FEDERAL AND TRIBAL GOVERNMENT 


United States Department of the Army (U.S. Army Corps of Engineers): 


Section 404 (discharges into waters of the U.S.) ІЛ Section 10 (work in navigable waters) 


United States Coast Guard: 
For projects or bridges over waters of the United States, contact the U.S. Coast Guard at: d13-pf-d13bridges@uscg.mil 


Bridge Permit Private Aids to Navigation (or other non-bridge permits) 


United States Environmental Protection Agency: 


Section 401 Water Quality Certification (discharges into waters of the U.S.) on tribal lands where tribes do 
not have treatment as a state (TAS) 


Tribal Permits: (Check with the tribe to see if there are other tribal permits, e.g., Tribal Environmental Protection Act, Shoreline 
Permits, Hydraulic Project Permits, or other in addition to CWA Section 401 мос) 


Section 401 Water Quality Certification (discharges into waters of the U.S.) where the tribe has treatment 
as a State (TAS). 
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Part 11-Authorizing Signatures 

Signatures are required before submitting the JARPA package. The JARPA package includes the JARPA form, 
project plans, photos, etc. [help] 

11a. Applicant Signature (required) help) 


I сету that fo the best of my knowledge and belief, the information provided in this application is true, complete, 
and accurate. I also certify that I have the authority to carry out the proposed activities, and I agree to start work 
only after | have received all necessary permits. 


| hereby authorpe he agent named in Part 3 of this appkcation to act on my behalf in matters related 10 this 
(initial 


By initialing here, | state that I have the authority to grant access to the Property. | also give my consent to the 
permitting agencies егіегқұ4пе property where the project 15 located to inspect the project sile or any work 
related to the project. (| J-//- : 


Manica Tuo 


116. Authorized Agent Signature peip] 


I certify that to the best of my knowledge and belief, the information provided in this application is true, complete, 
and accurate. | also certify that 1 have the authority to carry out the proposed activities and | agree te start work 
only after all necessary permits have been issued. 


Adem M ert 


Authorized Agen! Primed Name Authorized Agent Signature 


_ э/ 04/908 _ 


Tic. Property Owner Signature (if not applicant) |help) 
Not required if project is on existing rights-of-way or easements (provide copy of easement with JARPA). 


| consent to the permitting agencies entering the property where the project is located fo inspect Ihe project sile 
or any work. These inspections shall occur at reasonable times and, if practical, wath prior notice 16 the 
landowrner, 


Т Dale 


Property (haner Printed Name Proparty (ғын Signature 


18 U.S.C £1001 provides that Лг, in any narma within the Junsdiclian of абу deparinant or agency at Iie United States kriewingly 
falsilitss, conceals. or covers up by any tack, scheme, of device a material fact or mukes any false, hefilious, or fraudulent statements or 
representahinxns or makes or uses army False writing or document knowing sure to contan zem false, fictitious, or Fraudulent stalemcnt or 
елігу, shall be fined not more than $10,000 or imprisoned nat more than byens ar both. 


you dequire this document ss another loma contact the Gingnngrs Oifige tor teauiaiory Ineavskon and Assistance {ORLA} at (НПО 
9T7-DOA3 Poole with heanng loss can call 711 jor Washington Relay Service, People with a pooch disability can call (Br гу 833 
8441 ORIA publicata number. ORA 16-011 rev. 097018 | 
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AGENCY USE ONLY 


WASHINGTON STATE Ж” 
Joint Aquatic Resources Permit 


Application (JARPA) геш 


Date received: 


Agency reference #: 
Tax Parcel #(s): 


Attachment A: 
For additional property owner(s) еш 


TO BE COMPLETED BY APPLICANT [help] 


Project Name: 


Location Name (if applicable): 
Use this attachment only if you have more than one property owner. 
Complete one attachment for each additional property owner Ge ee ee) ees 
impacted by the project. 


Signatures of property owners are not needed for repair or maintenance activities on existing rights-of-way or 
easements. 


Use black or blue ink to enter answers in white spaces below. 


1. Name (Last, First, Middle) and Organization (if applicable) 


TREMBLAY, KELSEY (SPRAGUE WALTER W DESCENDANT'S TRUST) 


2. Mailing Address (Street or PO Box) 


15241 204TH AVE SE 


3. City, State, Zip 


RENTON, WA 98059 


4. Phone (1) 5. Phone (2) 6. Fax 7. E-mail 


Address or tax parcel number of property you own: 


00608400300106 
Signature of Property Owner 


| consent to the permitting agencies entering the property where the project is located to inspect the project site 
or any work. These inspections shall occur at reasonable times and, if practical, with prior notice to the 
landowner. 


| EEE 


Printed Name Signature 


If you require this document in another format, contact the Governor's Office for Regulatory Innovation and Assistance (ORIA) at 
(800) 917-0043. People with hearing loss can call 711 for Washington Relay Service. People with a speech disability can call 
(877) 833-6341. ORIA publication number: ORIA-16-012 rev. 10/2016 
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AGENCY USE ONLY 


WASHINGTON STATE 8 
Joint Aquatic Resources Permit 


Application (JARPA) геш 


Date received: 


Agency reference #: | 
Tax Parcel #(s): 


Attachment A: 
For additional property owner(s) еш 


TO BE COMPLETED BY APPLICANT [help] 


Project Name: 


Location Name (if applicable): 


Use this attachment only if you have more than one property owner. 
Complete one attachment for each additional property owner EE 
impacted by the project. 


Signatures of property owners are not needed for repair or maintenance activities on existing rights-of-way or 
easements. 


Use black or blue ink to enter answers in white spaces below. 
1. Name (Last, First, Middle) and Organization (if applicable) 


THOMPSON, DWIGHT, A 

2. Mailing Address (Street or PO Box) 
6555 NE 192ND ST 

3. City, State, Zip 


KENMORE, WA 98028 
4. Phone (1) 5. Phone (2) 6. Fax 7. E-mail 


Address or tax parcel number of property you own: 
00608400300104 


Signature of Property Owner 


I consent to the permitting agencies entering the property where the project is located to inspect the project site 
or any work. These inspections shall occur at reasonable times and, if practical, with prior notice to the 
landowner. 


| SR ueL!LLLLLLLLLELELLLLEL L L 


Printed Name Signature 


If you require this document in another format, contact the Governor's Office for Regulatory Innovation and Assistance (ORIA) at 
(800) 917-0043. People with hearing loss can call 711 for Washington Relay Service. People with a speech disability can call 
(877) 833-6341. ORIA publication number: ORIA-16-012 rev. 10/2016 
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AGENCY USE ONLY 
WASHINGTON STATE 29" 
Joint Aquatic Resources Permit 


Application (JARPA) геш 


Date received: 


Agency reference #: І 
Tax Parcel #(s): 


Attachment A: 
For additional property owner(s) еш 


TO BE COMPLETED BY APPLICANT [help] 


Project Name: 


Location Name (if applicable): 


Use this attachment only if you have more than one property owner. 
Complete one attachment for each additional property owner E S Е: 
impacted by the project. 


Signatures of property owners are not needed for repair or maintenance activities on existing rights-of-way or 
easements. 


Use black or blue ink to enter answers in white spaces below. 


1. Name (Last, First, Middle) and Organization (if applicable) 


CITY OF LYNNWOOD PARKS, RECREATION, AND CULTURAL ARTS 


2. Mailing Address (Street or PO Box) 


PO BOX 5008 


3. City, State, Zip 


LYNNWOOD, WA 98046 


4. Phone (1) 5. Phone (2) 7. E-mail 


Address or tax parcel number of property you own: 


00608400300101 


Signature of Property Owner 


| consent to the permitting agencies entering the property where the project is located to inspect the project site 
or any work. These inspections shall occur at reasonable times and, if practical, with prior notice to the 
landowner. 


n/a — public park land 
Printed Name Signature 


If you require this document in another format, contact the Governor's Office for Regulatory Innovation and Assistance (ORIA) at 
(800) 917-0043. People with hearing loss can call 711 for Washington Relay Service. People with a speech disability can call 
(877) 833-6341. ORIA publication number: ORIA-16-012 rev. 10/2016 
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AGENCY USE ONLY 
WASHINGTON STATE 29" 
Joint Aquatic Resources Permit 


Application (JARPA) геш 


Date received: 


Agency reference #: І 
Tax Parcel #(s): 


Attachment A: 
For additional property owner(s) еш 


TO BE COMPLETED BY APPLICANT [help] 


Project Name: 


Location Name (if applicable): 


Use this attachment only if you have more than one property owner. 
Complete one attachment for each additional property owner (eee oe een ee ee Sees 
impacted by the project. 


Signatures of property owners are not needed for repair or maintenance activities on existing rights-of-way or 
easements. 


Use black or blue ink to enter answers in white spaces below. 


1. Name (Last, First, Middle) and Organization (if applicable) 
LCC ASSOCIATES LLC 


2. Mailing Address (Street or PO Box) 


6725 116TH AVE NE STE 100 


3. City, State, Zip 


KIRKLAND, WA 98033 


4. Phone (1) 5. Phone (2) 6. Fax 7. E-mail 


Address or tax parcel number of property you own: 


00608400400301, 00608400400302 


Signature of Property Owner 


| consent to the permitting agencies entering the property where the project is located to inspect the project site 
or any work. These inspections shall occur at reasonable times and, if practical, with prior notice to the 
landowner. 


| EEE 


Printed Name Signature 


If you require this document in another format, contact the Governor's Office for Regulatory Innovation and Assistance (ORIA) at 
(800) 917-0043. People with hearing loss can call 711 for Washington Relay Service. People with a speech disability can call 
(877) 833-6341. ORIA publication number: ORIA-16-012 rev. 10/2016 
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WASHINGTON STATE 89 


US Army Corps 
Date received: 


Joint Aquatic Resources Permit 


Tax Parcel #(s 


Attachment C: 


property owners. геш 


Use this attachment only if you have more than four adjoining 


Application (JARPA) һеш | 


AGENCY USE ONLY 


Agency reference #: 


): 


Contact information for adjoining маталлы 
| Project Name: | 
Location Name (if applicable): 


property owners. 


Use black or blue ink to enter answers in white spaces below. 


1. Contact information for all adjoining property owners. [help] 


Name Mailing Address Tax Parcel # (if known) 

Decap Matthew and Jagoda 19915 52% Place West 00540800001500 
Lynnwood, WA 98036-61100 

Melby Frederick 19923 52"? Place West 00540800001600 
Lynnwood, WA 98036-61100 

Jackson Warren 5206 200™ Street Southwest 00462700100406 
‘Lynnwood, WA 98036-6323 ^ 

Lynnwood Elks Lodge # 2171 6620 1967" Street Southwest 00608400300105 
Lynnwood, WA 98036-5924 000 

Tsubota Reiko 5456 407" Avenue West 00608400300203 
Seattle, WA98199 — 

Nickle Brothers LLC 124 Waterview Drive 00608400300300 
‘Chelan, WA98816 | 

JDA Associates LLC 6725 1167" Avenue Northeast Suite 100 00608400300401 
Kirkland, WA 980383 — 

MR Creekside LLC 6725 116TH Avenue Northeast Suite 100 00608400300402 
Kirkland, WA9803 

Edmonds School District 15 20420 68™ Avenue West 00619500000102 


Lynnwood, WA 98036 


If you require this document in another format, contact the Governor's Office for Regulatory Innovation and Assistance (ORIA) at 
(800) 917-0043. People with hearing loss can call 711 for Washington Relay Service. People with a speech disability can call (877) 833-6341. ORIA 
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